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NEGSOTIATED TASK ORDER 


J June 1‘iM 




ATTENTIONt 


Subject t / Task Order No* 2i 
'-^OMTRACT No. 

QCNTLEMENt 

This Negotiated Task 0rioer Comtract No* •• ®*tereo into 

PURSUANT TO STATUTOHT AUTMORITY-AS OF THE DATE NEREINABOVE SET FORTH* 

' i 

Pursuant to the provisions or Contract No* gp».3,03 $ 

effective upon the date of your. acceptance. hereof^ you are authorized to pro- 
ceed WITH THE PERFORMANCE OF SAID TASK ORDER NO* 2|.. 

The scope of the work to be performed under this Task Order and such 

ADDITIONAL PROVISIONS AS MAY BE APPLICABLE ARE SET FORTH IN THE ATTACHED 

Schedule* 

The estimateo cost of performing this Task Order^ exclusive of the 

FIXED FEE, IS ®3©ts3isa*l , Etoife'ed 

OolliATB Getits (§47*78i..60}. ' . 

Costs in excess of this amount shall not be incurred without the prior written 

AUTHORIZATION, OF THE CONTRACTING OFFICER* 

The fixed fee for the performance of thi« Task Order shall be 

Three Sitousaia!l thm&’od dollars asrd Ceats 

The work to be performed under this Task Order shall be completed on 


OR BEFORE 




Upon execution of all copies of this document, please return to the 
undersigned the original and two copies. Retaining one copy for your 
records* 

Very truly yours. 


COMTRA'CTTMO 'OFFICER 


ACKNOWLEDGED AND ACCEPTED THIS 
^ DAY nr -. 19. 


DOC REV DATE _ 

ORIG COrAP 0^^ DPI Je 
GRIG CUSS PAGES 

JUST K£XT REV 


1980 BY 

TYPE 

_ REV CLASS - 

tO/0 AUTH: HR IM 


BY 

tiTle 


vSEGRET- 


NOTICE 

I Ills niBiDiioi liuiiiaiiiD iiiiwM TiMown-Jfecting the national defense of the United StaM*^ 
within the meaning of the espionage laws, Title 18, USC .Sacs. 793 an^ 734, tho transmi^^i ni 

•.•I.IaM t- Anil mAnnAr kn An iin Ai lAhnrlvnfl HArAAN Ia ArAhtKtlA.4 t’.i I'lij 
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CONFIDtl^ 

llA 

L 

(SCHEDULE) 

^ ■ — - 1 HAOt oi' 

CONTRACT/TASK ORDER NO. 


SECURITY 


LLEGIB 


In the event any question may arise during the preliminary phases of 

THE WORK and/or RESEARCH CONCERNING THE SECURITY OF THE TECHNICAL ASPECTS, 

UEo, SECURITY CLASSIFICATION OF VARIOUS COMPONENT PARTS ANo/oR RELATED RE- 
PORTS CONNECTED THERETO, THE TECHNICAL REPRESENTATIVE OF THE CONTRACTING 

Officer is authorized to furnish security guidance during this interim period# 

This is only to be considered an authorized EkPEOIENT and efficient 
MEANS OF resolving TECHNICAL SECURITY PROBLEMS BY THE TECHNICAL REPRESENTATIVE 
OF THE Contracting Officer on the spot and is not to be construed as a waiver 
OF THE Contractor's responsibility to request formal written notification 
and/or authorization from THE Contracting Officer prior to effecting any 
changes in over-au^ security classification of the contract, or item and/or 
REPORTS BEING developed THEREUNDER OR THE CONTRACTOR’S SECURITY REQUIREMENTS, 

AS AGREED# 

The ASSOCIATION of the sponsor with THE WORK BEING PRODUCED UNDER 
THIS Task Order is classified SECRET# This classified information wilJ- be 

DIVULGED ONLY ON A NEED-TO-KNOW BASIS AND THEN ONLY TO THOSE WHO HAVE BEEN 
AUTHORIZED IN WRITING BY THIS GOVERNMENT COMPONENT TO HAVE ACCESS TO CLASSI- 
FIED INFORMATION# 

Correspondence originated by the Contractor and/or other data to be 

SUBMITTED HEREUNDER, THE CONTENTS OF V/HICH CONTAINS CLASSIFIED INFORMATION 
OR REFERS TO THE NUMBER OF THIS TaSK OrDER ANd/oR CONTRACT, THE NAME ANo/oR 
ADDRESS OF THE 'Contracting Officer shall be stamped by you with the classifica- 
tion OF SECRET# Unless the first paragraph of this Security Article specifies 
The program, work or items hereunder are classified, all other correspondence 
and/or data, including reports, need not be classified# 

REPORTS 


A Final Report, manuals, drawings and similar data as may be required 

UNDER THIS TaSK ORDER, SHALL BE SUBMITTED AT SUCH TIME AND IN SUCH FORMAT AS 
MAY BE SPECIFIED BY THE TECHNICAL REPRESENTATIVE OF THE CONTRACTING OFFICER 
OR AS MAY BE OTHERWISE SET FORTH IN THE "ScOPE OF WORK " ARTICLE OF THIS 
Schedule# In addition, Technical Progress Reports should be prepared in the 
MANNER normally PI^ACTICED BY YOU AND SUBMITTED DIRECTLY TO THE CONTRACTING _ 

Officer’s Project Engineer in accordance with tne engineer’s instructions# 

A COPY OF the Progres^s Report should be mailed directly to the Contracting 
Officer unless you af(e advised otherwise# 

NAME OF CONTRACTOR 

^ ILLEGIB 


MbTICE 

This macerial contains information affecting the National Defense of the United 
States within the meaning of the Espionage .Laws, Title 18, U.S.C, Secs. 793 SQci 
794, the transmission or revelauon of which in any manner to an unauthorized 
person is prohibited by law. ! 

CONFIDENTIAL 

mT M12a (When Filled In) 
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(SCHEDULE) 


CONTRACT/TASK ORDER NO. 


SHIPPING INSTSUCTIONSt 

Amy it^ T© BE belIivcbeib mmder Task Grbek small be deliver eb FOB 

DESTIMAtlOM TO whatever LOCATIOR WITMfM THE COMTIMEMTAl LIMITS OF THE UHITEB 

States as may be later, stipoLATEo by the Cohthactih« Officer. 

All deliverable items, if amy, shall, be packa«eb amo crated . if applica4 

BLE, IN ACCORDAHCS WITH THE CoMTRACTOR>S BEST DOMESTIC COMMERCIAL- PRACTICE 
OR AS FWRTMER AMPLIFIED BY AaxiilARY SPECIFIC IMSTRf CTI ©MS OF THE CoMTRACTIHO 

Officer. 

In the evert any material or items WilCM MAY BE COHCERME© MEREHHDER ARE, 

OR MAY lATER BECOME SECRET OR CONFIDENTIAL AHD WHEN THE SIZE OR WEIOBT OF SBCH 
material OR items CLASSIFIED SECRET OR CONFIDENTIAL MAKES SMI PMEMT BYREOISTERCS 
HAIL impracticable, 'CD iWIERCiAt SHIPMEWT SMOBLO BE MADE OHLY BY THE RAILWAY EXPRESS 
AREHCY ttPROTECTIVE SlOHATBRE SeHVICE.W ThE MATERIAL MWST BE SECBRELY CRATED AMD 
BANDED AND PRIOR TO SHI PMEHT THE COHTR ACTOR SMALL ADVISE THE COHTRACTIHR OFFICER 
OF (1) THE date THE MATERIAL WILL BE SHIPPED, (2) THE APPROXIMATE DATE OF ARRIVAL, 
AMD (3) the approximate weisht, size, AMD nombbr of cartoms. Bblk shiphehts of 
TOP SECRET MATERIAL shall be made only I M accordance with The SPEeiFIC ihstroctioms 
which will be FURNISHED the CONTRACTOR BY THE CONTRACT! MO OFFICER UPON NOTIFICATION 
THAT THE MATERIAL IS READY FOR SHIPMENT. 

INSPECT I 0«« 

Inspection dorims the course of the Task Order as well as the final inspec- 
tion AMD acceptance OF DELIVERABLE PRODUCTS, IF ANY, HEREOMOER SMALL BE HADE BY 
THE TECHNICAL REPRESENTATIVE OF THE CONTRACT I N0 OFFICER. FINAL ACCEPTANCE OF / 

ITEMS DELIVERABLE HEREUNDER, IF AMY, SHALL BE MADE AFTER PROPER IMSPEGTIOM AT ^ 

THE FOB POINT DESIONATEP IN ACCORDANCE WITH THE STIPULATIONS OF ‘^SNIPPIMQ INSTRUC- 
TIONS!* ABOVE* 


NAME OP CONTRACTOR 



This material contains information affecting the National Defense of the United 
States within the meaning of the Espionage Laws, Title 18, U.S.C. Secs. 793 and 
794, the transmission or revelatwn of which in any manner to an unauthorized n 

person is prohibited by law. CON FI DENTIAL 
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^ E O R 


INTERNAL INFORMATION 


REQUISITION NO: 
VOUCHER NO. 

PROG . CHGBL,. 
AMOUNT: 
CONTRACT NO. 
TASK ORDER NO. 


|fSB-60*626 

60*20688 

0179*1010*0000 

$5M03.00 

80-103 

21 


REQUISITION COPY TO: 

I CERTIFY THAT FUNDS Ae[ 


0C*B/8liD 


25X1 


CHARGE TO ALLOTMENT 

NO. 

1745 

25X1 

/s/_ 


OlfHeiilONOOOOFlCER 

25X1 

coi-n 

TRACTOR: 





filing Aiddrttsi) 


CONTRACT CLASSIFIED SECRET - 


25X1 


25X1 
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Declassified in Part - Sanitized Copy Approved for Release 2012/02/14 : CIA-RDP78-03330A0041 00040005-3 






